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PUBl.IC WORKS DEPARTMENT, RAJPUTANA, 
FOR THE YEAR 1914-15. 


rj-VEXUE. 


Tiie total TubHc TToncs Revenue, inclusive of Military, amounted to 
oGJ'JO, ns (k'iaiie.'l : — 


3iXX. — ?! ill'll' 'ITorliS aini XarignJion 
NXXL— CivinVorl:^ ... 

XXXIV — .Militnrj \Vorl:s .. 


Rb. My*)9S 
„ 17,(575 

„ 'j,526 


Tor-^,!. RcvEKitr. ... Rb. 36,790 


Tiie Itevenue under Minor IVorlcs and Navigation is realised from the 
vik- of vater in Ctovcrn.inent tanks in Ajmcr-illerwai’a, for which Capital and 
'lU-vtmuft accounts art: kept, an I that iimler Imperial Civil and Xlilitary 
cnnsisis of rein.s of buildings and sales of old materials, tools and 
plant, etc. 


EXPENDITURE. 

2. The total expenditure of Public Works during the year amounted 
to lift, y,20,07S as noted below : — 


I'aud Ilrndi. 

Kxponilituro 
id Imlia. 

Exponditiir* 
ill England. 

Total. 

Jii! portal. 

Rs. 

Rs. 

Rs. 

“3 — Famine Relief Works 

3.5. — Construction of Protective Irrigsvlion Works 
‘J 3.— Minor Works and Navigation ... 

4 a. — CivinVorks 
'17. — Military Tforks ... 

12.978 
3,717 
-1 0,331 
'1,'12,0JI' 
27,030 

• 1 • 

70,835 

12,978 

3,717 

46,381 

6,12,879 

27,n.so 

Total Imperial 

5,32,100 

70,835 

6,02,985 

local Funds and Contriluiions. 




Local Funds— Civil Works 

Contributions 

1. Military Works ... 

21,2.1b 

2,94,889 

1,006 

... 

21,248 

2,94,889 

1,006 

Tahavi Advances. 




V 

Irrigation Works 

• • » 

• t * 

• • • 

' Grand Total 

8,49,243 

70,835 

9,20,078 
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47. — lUPKSlAI. .MlLlTitY TVoESS. 

2£i({tcrti BuiU'iugs av.il Beads. 

3. Tlie expeiKliture on original worlis and on repairs was Es. 2,330 
and Es. 16,422, respectively. 

•The folloAving original ;iIinor Works, exceecling Es. 500 each, were 
carried ont, or were in progress, during the year : — 


JI. — Sceomriodatioii for yafire Troops {Ilospilah }.- — 

(1 ) Eenc'ivinff door? and windowE o£ MJUtaiy Hospital 

atDeoli 

ri.—^Staf and ^Tucellaneous ; — 

(2) Constractin;' two SPHllcrics for tlie Bovs’ and Girls’ 

Dining lioom, Abu Lawronce School 

(3) Additions and altcrationt to Boys’ and Girls' latrines, 

Nos. i and |, in the Abu LaAvrence School 


JTritVa'.J Srptr.StfKrt 
Ci.fi. curing I9J4-15, 


1,127 


Hi. 

2f> Completed. 


!,52-I 248 

S17 - S19 


ij 


No Major Works were carried out during the year. 


43. — ^IjtrEnui Citni. “WnnKs. 


Cit tl Jiiiildir.gt. 

4. The expenditure on original works and on repairs — CivE Buildings — 
was Es. l,G0,lGtJ and Es. 35,215, re.'spectiveiy. 

The following Original Works, exceeding lls. 500 each, were carried out. 
or were in progress, during the year ; — 


Tests and Telegraphs . — 

1. Constructing a new Post mid Telegraph OiEce 

ZtiinaUi 

Ci$t. 

Jlf. 

rferfne 

Ms. 


at Nasimbad ... 

2. Addition of a balterA* godown to the Telegraph 

buildings at Ajmer 

3. Additions and Alterations to BeaAvar Post 

S,750 

755 

S5P 

765 

Co-mpleted 

it 

Office 

Jdain istrati on . — 

9.34 

934' 

' 

f7 

4, .Additions and alterations to the Agenev Office 

Superintendent's quarters, Abu 

5. Jinking a pucca Tennis Court in the Residency 

1,110 

1,0S1 


ff 

compound, Abu 

S(:3 

SSI 


JI 

6. ProA’iding 3 cupboards in the Abu Residency 

7. Providing drains and Zenana Intrincs in the 

902 

906 


Jr 

Residency Ch.aprasi Lines ... 

3,022 

633 

In 

progrcFJ 


£dueatiov.al . — ■ 

S. Acqui'sition of land for constructing Government High 

School at Ajmer ... ... ... $4,775 

9. Constructing secondary Ternacnlar Schools in Ajmer- 

Merwara ... ... ... ... lP,li0 

10. Additions and alterations to Branch School at Ajmer ... S,61S 

11. Provision of accommodation in the Principal’s House, 

ilayo College, Ajmer, for AusitorE, etc. 7,453 

13. Additions to old BoarJing-IIonse attached to Govern- 
ment College, Ajmer ... ... ... 4, SIS 

13. Constructing a secondary Vernacular School at Sawar, 

Ajmer District ' ... ... ... S,473 

14. Additions to Cook-honse for additional boarders. Gov- 

ernment College, Ajmer ... ... ... 2,399 

15. Improvements to lYater-sAipply, Government College, 

Ajmer ... ... ... ... 2,'202 

16. ImproA'ements to Science Room in the Govemment 

College, .\jraer ' ... ... ... 2,107 

17. Compound wall and iron gates for Govemment College, 

Ajmer ... ... . ... 1,651 


76,216 

6,102 Completed.. 
8,560 ^ „ 

7,764 

4,055 , „ 

8,264 ^ 

2,713 „ ' 


2,082 In progress. 
1,745 Completed. 
1,430 ,, 



JCiitncitti 

coU, 

Jts. 

iS. CVrfain rt’qniremciifs at Normal Suh^'nl, Ajnipr ... ],4S5 

• .•VtMinsr » vrirandali to Servants' <[wavli>rs as tacbcd to 

Government Collcarc, Ajmer ... ... 524 

20, Con^tnictinsr a frotlosvn at tlie Principal's house, Afayo 

C-:l!c:re, Ajsner ... ... ... 517 

2 L Const nivtinjr a secon«lary Vernacular School at Tlhim... 3,182 
22. Fiitinjr up and replacement of old furniture in the 

tryiiiniisium of the Abu High School, Mount Abu ... 1,000 

£r'!r.iii7f(i’ rs? • — 

2.J. I:^tentl^n£r tbc new cemetery at Ajsner ... ... d,'123 

2}-. Paving the nave of St. Paui's Church at Nasirabad ... 1,131 

2.7. New supply of furniture for St. Paul’s Church at 

Nasirabad ... ... ... ... 52G 


FxfetliUvre 
ivnnp 1914‘iBt 

Jts. 

1,522 Completed. 


257 

II 

497 

II 

2,938 

)l 

1,000 

II 

l,05t) 

II 

1,120 

II 

500 

II 


J.t;.' arii Jiistice . — 

2il. Providing record Racks in Civil Court, Ajmer ... 1,705 

27. Additions and alterations to Record'rooin attached to 

lixtra Assistant Commissioner’s Court at lle.awar ... 937 

28. Providing servants’ quarters for Railway Magistrate’s 

Court at Ajmer ... 542 

29. Additions and alterations to the Todgarh Tchsil ... 5,24>2 

39 . Providing wooden Almirahs in the retiring room of the 

IJstra .'Vssislant Commissioner’s Court at Beawar ... 572 


3,159 In progress. 
867 Completed. 


499 

5,208 


>1 

If 


Work sus* 


31. Cor.slructing two quarters for peons of the Magistrate's 
, Office, Abu 

SOS 

840 Completed. 

32. Constructing a .suitor’s Shed in the Todgarh Tehsil 

024 

590 

l> 

Juils . — 

33. Guard Rooms for condemned colls. Central Jail, Ajmer 

1,991 

1,991 

ir 

34. AVidening Office of Ajmer Central Jail^ ... 

1,075 

905 

II 

.'J5. Constructing a Porch for the main gnCo of the Ajmer 
Central Jail ... 

CIO 

473 

II 

30. Providing iron I.atrincs for habitual ward in the Ajmer 
Central Jail ... 

707 

755 

II 

37. Covering tlio well and the reservoir at Mirshah Ali and 
connecting water jail pipe line at Ajmer 

510 

532 

II 

Paliee.— 

i*i8. Raising the compound w.all of lock-np at Kekri 

1,185 

1,007 

II 

, 39. Additions to Quarter-Master’s Stores at Eherwara 

597 

002 

ti 

40. Providing a t.ailor’s shop at Ivherwara 

500 

537 

11 


41. ' Additions and alterations to Patwaris’ School, No. 1, for 

Trc,asury guard family quarters at Bcawar ... 4, 4-] 3 

42. Additions and alterations to Bar Police ont'post ... 1,539 

Medical . — 

43. Constructing an oflico for the Residency Surgeon and 

Chief Alcdical Officer and quarters for menials at 
Ajmer ... ... ... ... S,09C 

4-4. Additions and aUor.ations to the Agency Hospital .at 

HeoH ... _ ... ^ ... ... 1,032 

45. Addiiiions and alterations to the Sub-Assistant Surgeon’s 

quarters attached to the Agency Hospital at Deoli ... 890 

MtsoeHaneovs . — 

40. Constructing the civil Inspection House at Ajmer ... 10,702 
4-7. Constructing a house for the Assistont Engineer, 

Ajmer ... ... ... ... 12,851 

48. Adding a room to the verandah of the Beawar In- 
spection Bungalow ... ... ^ 1,338 

40. Additions and alterations to the Executive Engineer's 
office at Alount Abu ... ••• . 

50. Constructing an onginc-shed Tn the Public Works 

Department store-yard at Beawar .... ••• ^81 


1,500 In progress. 
1,507 Completed. 


20 

534 

907 

1,759 

1,483 

1,370 

2,200 

750- 


Cotinniinieaiions. 

6. The expeuditrire on original works and repairs was Ks, 64,001 and 
Rs. 1,69,008, respectively. 





(Contd )• 


The important Original YrorI:3 carried out, or in progress, during the 
rear, are noted belon* ; — 

test, iurtnj 


JRs. 

1. "Widening berms of Nasirahnd-Djoli 11,794 

£. Converting road dams into culverts on Nasirabad-Deoli 

Road ... ... _ ... ... 1],C40 

3. Wideniner miles 2, .3 and i of Ajmer-Jaipnr Bead, 0 mile 

to 13 mile ... ... ... ... 10,223 

4. Cutting off corners on Beawar-Dawair Road from 

Jawaja to Jessakberft ... ... ... 0,958 

5. Increasing tbe width of metalling on the Ghat portion 

of Ajmer-Pusbkar Road ... ... ... 4,926 

C. Widening mile uth of Ajraer-Jaipur Road ... 3,119 

7. Providinjr increased out-liouse aecommoJation for Bari 

Inspection Bungalow ... ... ... 

8. Widenin': berms in miles 2,3,1 and 5 of Ajmer-Jaipur 

Road " ... ... ... ... 2.707 

9. Widening miles 7th.and Stbof .Ajraer-Pnsbkar Road... 1,771 

10. Furniture required for Road Inspection Bungalows in 

Aj.mer-Merwara ... ... ... 1,708 

11. Widening bends in mile 4tbof Ajmer-Pushkar Road. 1,733 

12. Improving Be.awar-Dawair Road at 20 mile 4 furlong 2,110 

13. Acquiring land for NaHraba'l-Deoli Road ... ],‘i’28 

14. Widening berms of miles 2nd, 3rd and 4th of Ajmer- 

Nasirabad Ro.ad ... ... ... 1,290 

la, Rai:.ing parapets of retaining wall in mile Srd of 

Ajmer-Jaipur Road ... V.. ... 1,110 

10. Widening portion of mile 17 of Ajmer-Jaipur Road ... 1,034 

17. deepening wells on Reawar-Dawair Ro.ad ... 1,009 

15. Paving ro-ad dam in 24 m. 3 f. of Ajmer-Jaipur Road. 1,003 

19 Improvements to out-houses of Reawar Cireuit House, 907 

20. Raising parapets of certain bridges and culverts on 

Ajmer-Jaipur Road, 0 mile to 12 mile ... , 715 

21. Widening culvert in milq 2 of Ajmer- Beawar Road ... 051 

22. Metalling road from Club-gate to Bikaner House, Abu 1,513 

23 Adding a lamp-room atul servants^ quarters in Abu 

JJak Bungalow ... ... ... 1,185 

24. Jlotalliiig the road from Telegraph Office to Lake 

House at Abu ... ... ... ... 1,893 

25. Diversion of road in 2 m. 0 f. of Abu Cart Road ... 2 £21 

26. Improvements to pampets in Stb mile of Abu Cart Road ”>1|~1 

27. Improvements to parapets in 9th mils » 024 

28. Itnprovemeats to parapets in 7th mile ,, 2,019 

29. Rebuilding culvert in 13 mile 1 furlong „ 1,099 

30. Improviti'g compound and g.ate of Abu Dak Bungalow, 673 

31. Constructing a culvert in 22 mile 6 furlong of Beawar- 

D.iwair Road ... ... ... ... 1,817 

32. Constructing a culvert in 21 mile of „ 971 

33 Improving Ajmer- Ileawav Road (Kharwa-Sendra Sec- 
tion) at miles 3S, 39 and 40, etc. ... ... 1,004 


Bs. 

0,794 In progress. 

1,023 Completed. 

7,770 In progress. 

5,0SC 

3,479 
1,582 

S', ft 

713 
901 

1,750 Completed. 
1,015 Tnprogre.'S 
2,018 Completed. 
In progress. 

1,1 S 5 Completed. 


ff 

If 

>1 

79 

ft 


1,135 

5.51 

456 

992 

920 


In progress. 
Completed. 


710 

598 

1,808 

],1S1 

1,920 

l,S7n 

1,870 

409 

31.3 

377 

672 


798 In progress. 
990 Completed. 


. 977 


» 


43.— Mixou WoJiKs -O’D Navioahon. 

6. The expenditure under this head for works and repairs, including 
Estiblishment and Tools and Plant, «’as Ks. 46,331, and it was chiefly due to 
expenditui’e incurred in the rejiairs and maintenance of Govci'nment tanks in 
Ajincr-Merwora. _ 

The follou'ing is a list of the Original Works carried out, or in progress, 
during the year: — 

XitfnaUf J'rfnfdttre 
eoft. 

JRs. J(s. 

860 70S Completod. 

633 589 

4,302 887 „ 


Jierer.ue iroih. — Main Canals and Branches . — 

Tanks and lieservoirs . — 

1. Constructing a feeder for Habarpura Tank 

2. flaking a new sluice of Kalanfca-KUera Tank, No. 70- 

1 29 in Beawar Sub-Collectorate 

3. Constructiijg a weir and wing wftR on Kbera-Dand 

Tank, No. 82-137, in Beawar Sub-Collectorate 



u 


Main Canals and Branches. — (Coiitd.) 

X'^rnsffJ 

iiV. 

Buildings . — 

i. ritriiiturc and crodtor}' for Irrigation Inspcetion Bung- 
alows in Ajmer-iMerwara ... ... ... ],320 

5 . Conslnioting a subordinate’s rest-honse at Bar ... 933 

6. Constructing a subordinate’s rcst-bouse and store at 

Bilim ... ••• Ijd'lG 

7. Additions and altcmtions lo ont-bouscs and subordinates’ 

rest-house in Todgarh Inspection Bungalow com- 
pound ... ..• ••• . “••• 2»2(55 

S. Constructing a subordinate’s rest-house .at Chaplian ... 7b3 

85. — Pr.oincnvE InnioATioN IVonKS. 


TxpenSiltirf 
aurins mi-in, 

Bs. 


CGO Completed. 
80C 


3,35S 


JS 


2,112 

800 


S3 


7. The expeiifliture under this head was Rs. 3,717 on the works noted 


SiHmntei JaTw«li7wr« 

Ce»h during 

Jis. ^ Its. 

Preliminary Expenses . — . - 

1. Survey of F.nminc Projects in Ajmcr-Mcrwara ,... 4,006 3,219 

2. Taking river discliargc observations in Ajmer- Merwara. 831 4D8 


33. — Reuef AVokks. 


8. The- expenditure under this head was Rs. 12,978, of which a sum of 
Rs. 5,0Jo was debited to this head, under orders conveyed in Government of 
India, Revenue and Agriculture llep.artraent, No. 2G-li-0., dated the 2nd Rob- 
niar.Vi 191S, and relates lo an adjustment in connection with the construction 
of tlic Mangliawas Tank, and the balance comprises expenditure on account of 
purcha.sc of tools and plant. 

Locai. Funds and OOiVniiBurioNS. 


0. Tlio expenditure under Ibis head, including Establishment and Tools 
and Plant charges, was Rs. 21,248 and Rs. 2,05,895, respectively. 

The following original works and repahrs wci’c carried out, or were in 
progre.ss, during the year : — , 

* JCilinnftJ JzxttnSifvn inrinj 

Cal. J9U-JS. 


Jis. 


Conitihidottal V’crlrs . — ■ 

1. Watcr-supplj' scheme ut Bcawar ... ... 73, .390- 

2.. Bhaonla water-supply sehemo for Ajmer ... ...5, 19, -103 

3. Constructing King Edward Memorial at Ajmer ... 91-,.’i90 

4-. Constructing a Female Mission Hospital at Ajmer ... 40,080 

5. Constructing a laradnri in Durgah Khwaja Sahib at 
Ajmer in commemoration of the visit of Her Majesty 
the Queen- JSmprcss ... ... ... 4,200 


Its. 

7,991 In progress. 
2,24,819 „ 

12,000 Completed. 
28, '118 In progress. 


3,037 


Btdvdcd Local Funds .-, — 


6. Additions .and altorntions- to Assistant Surgeon’s 

quarters attached to Victoria Hospital, Ajmer ... 3,325 477 Completed. 

An expenditure of Rs. 1G,79S was incurred from Local Funds on repairs 
to District Hoard roads in Ajmcr-Mei'wara. 


' Miscellaneous Public Improvejients. 

. TO. No expenditure from Imperiar Funds was incurred under this head, 
but Rs. 2,11,713 was spent from Contributions on both works and repains. 


Establishment. 

" - ' 

11. The Establishment charges for th'c'ycar amounted to Rs. T, 44,020, as 
detailed below, or 27*79 per cent, upon the’ outlay on Avorks and repairs (ex- 
cluding outlay on which establishinont charges were specially oxempted; or 
wero.hot.leyjfible^uhfler; the rjules contained in pai*agraph 1885-IX, P.W.D. 
Code, Yol, II), as against 26;.7.G) per cent, in the previous year, and 80*49 
per cent. in. the year beforjB . ** 
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Fund and Major Head. 

Outlay on Works 
and llepairs on 
which percent- 
age is charged. 

Charges for 
Establish- 
ment. 

Percentage for Estab- 
lishment upon the outlay 
on Works and Eepairs. 

1914-15. 

1913-14. 

Imperial. 

Ks. 

Ks. 



Minor Works and Navigation 

. 30,171 

9,100 


28-07 

Military Works 

13,969 

4,210 


28-34 

Civil Works 

3,22,462 

97,905 


27-82 

Local hinds and Con- 





, tributions. 





Local Civil Works 

17,275 

3,714 

21-60 

23-00 

Contribution Works — Civil... 

1,34,274 

29,091 

21-07 

23-00 

Talcavi Adcances. 





Irrigation Works 




23-00 

Total 

- 5.18,141 

1.41,020 

27-79 

26-76 


Tlie percentage falls to 25*26 per cent, if the follo'\ving expenditure 
specially exempted from the supervision charges leviable by the Public "Works 
Department, were included in the above figures of actual outlay on wliich 
the percentage of establishment charges is caleulatcd : — 

Ks. 

1. Water-supply scheme at Beawar ... ... ... 7,991 

2. Constructing King Edward Memorial at Ajmer ... 12,660 

3. Constructing a Eemalb Mission Hospital at Ajmer ... 28,118 

and 

4. Constructing a haradan in Durgah Khwaja Sahib at Ajmer 

in commemoration of the visit of Her Majesty the Queen- 
Empress * ... ... ... ... 8,037 


,Eb. 61,806 

Tools and Plant. 

12. The charges during the year on account of Tools and Plant amount- 
ed to Ks. 10,165 as detailed below, or 1’96 upon the outlay on works and 
repairs (excluding outlay on which charges for Tools - and Plant were not 
permissible) : — 


Fund and Major Head. 

Outlay on Works 
and llepairs on 
which percentage 
is charged. 

Charges for 
Tools and 
Plant. 

Percentage 
for Tools and 
Plant upon 
tho outlay on 
•Works and 
Eepairs. 

Imperial. 

! 

1 

Ks. 

Ks. 


Minor Works and Navigation 

• j 

30,171 

453 


Military Works .,. 

• j 

13.969 

209 ■ 


Civil Works ... 


3,22,462 

6,329 

1-96 

Local Funds and Contributions. \ 




Local Civil Works 


17,276 

269 

1-60 

Contribution Works — Ci-rfl 

• •• 

1,34,274_ 

«2,916 

1-61 

Takavi Advances. 



! 

- 

Irrigation Works 


• «c 

• •• 

• •t 

Total 


6,18,141 

10,165 

1-96 


* Includes Bs. 885 on account of actual expenditure on repairs and carriage. 
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33. (t) J^orsonnel. Mi'. H. C. Sandcre, Superintending Engineer and 
Secretary, Puljlic orics Eepartmenl, Rajputana, proceeded on combined leave 
with elfect from the IStU April, 19M. {A.N.), and was relieved by Mr. E. J. 
Powell, Supcriulonding Engineer from the United Provinces, who officiated in 
the post till the 18th January, 1015 (h.N.), when Mr. Sanders resumed duty 
on his return from leave, Mr. Powell reverting to the United Provinces. 

(m) Major C. 0. H. Hogg, 11.E., Executive Engineer, continued in 
charge of the Ajmer Eivision till the 19th August, 1914i (A.N.), when he was 
recalled to military duty. Major P. G. ITogg, E.E., Executive Engineer, Abu 
Division, was also relieved of his chai-gc on the 22nd October, 19ll (A.N.), on 
recall to milil ary duty. 

The charge of these two Divisions was subsequently held, respectively, by 
Messrs E. E, llobcrls and E. B. Ohuttan Lall, Executive Engineers on trans- 
fer from tlie United Provinces; - 

(«0 With effect from the 1st April, 1914, the title of the Ajmer 

Provincial Division was, with the approval of the Local Administration, changed 
to the Ajmer Division. 

(fo) With a view to equalising the volume of work in the Divisions, the 
Beawar Sub-Division was transferred from the Ajmer Division to tho Mount 
Abu Division on the 1st J uly, 1914. 

14. The usual appendices showing the length of roads maintained during 
the year, and furnishing details of tho expenditure incurred imdcr tho various 
finance heads, are attached. 

ID. A map of the Province and a diagram showing the expenditure 
are also appended. 


H. 0. SANDEES, 

Secretary to the Jlon’ble the Agent to the Governor’ General, 

Itajputana, and Chief Corntnissioner, Ajmer-Mertoara, 

in the Puhlie Jroris Department. 
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APPENDIX A. 

Slntemeiit showing the length of Metalled and TTnmetalled Roads in the 
Public Works "Department^ Rajpntana, during the year 1914-15, 


Name o£ Division. 

District. 

Impeuial Hoads. 

1 

Distuict BoAnn 
Roads. 

Total mileage 

MAIKTAINED. 

Metalled. 

Unmctallcd. 

1 

i 

O 

*75 

e> 

Unmet .ailed. 

O 

o 

Unmetalled. 

1 

.2 

3 

di 

5 

6 

7 

8 



Miles. 

Miles. 

Miles. 

Miles. 

Miles. 

Miles. 

*Ajmor Division ... 

Ajmer- Merwara ... 

173 

97 

d3 

69 

216 

166 

Abu Division. 

Merwara, Mt. Abu 

j 

i 






and Sirobi 

91 

121 

» • • 

88 

91 

209 


Total ... 

26=1 

218 

di3 

157 

307 

375' 


■^'Soo detailed statcmciii on reverse. 






















STATBilENT I. 

Statement shoioing the length of Metalled and Unmetalled Hoads mnintahied in the Piiblie Works Department, liajputana, in the year lOU-15. 


ib 
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STATEMENT II. 

Statement showing the length of Metalled and Unmetalled Hoads in the Mount Abu Division during the year 1914-16. 
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APPENDIX 3. 

Statement of Expenditure on Tuhlic TForJcs in Itajpuianafor.the year 1924-15. 



ExmDlTCEE, 


1914-15. 


191 3-14. 


Aptnolfi Kcvisod Budget . , , 
Estimate. Estimate. 


IMPERIAL. 

83-EAMINE RELIEF WORKS IN 
CHARGE OF P, W. H. 

InmoATion Wonza. 

Tanks in Ajmer Sub-Collcotorate ... 

jy Beawar u ... 

„ Todgarh „ 

Total Irrigation 



CiriL Works. 


Original Works 
Repairs- ... 
Establisbment 
Tools and Plant 


Total Civil Works 



GRATmrova Relizz. 

Given in Government Institutions 

Total Famine Relief 

CONSTRUCTION OF PROTECTFl^E 
IRRIGATION WORKS. 

7rOKK3 FOR WEIGH CAPITA!, Ai'D ReTEZGE 
AGGOVETS are EOT KEPT, 

Surveys and Investigations 

43— IRRIGATION. 

MiKoR Works and Natigation Works 

FOR WEIGH CAPITAL AND RETENGE 
AGGOGNTS AIIe KEPI. 

Capitai, Otttlat. 

Tanks in Ajmer Sub-Collectorate ... , 

ff Beawar yy ... ... 

„ Todgarb „ 


Carried over 


Rs. Rs. 


6,000 2,01,600 2,420 


6,000 2,01,600 2,420 



10,000 2,58,400 969 


10,000 2,98,400 969 



12,978 16,000 5,00,000 3,389 



16,300 -7,168 
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APPENDIX B — (Oontintted.) 

,Stafemefii of jExpsndittire on Pfihlic 7ForIc8 in liajputana for the year 1914-15. 


Fdnd act Finance Heads. 

Expenditdbe. 

] 914.15. 

1913-14. 

Aetuals. 

Revised 

Estimate. 

Budget 

Estimate. 

Actuals. 



Rs. 

Rs. 

Rs. 

Rs. 

Brous;lit forward 

... 

5,313 



-7,163 

Eetbxde and Wohkino Expenses. 






Tanks in Ajmer Sub-Collector.'ite 


22,169' 


81,660 

39,467 

. ,, Ueawar » 


6,688 


31,660 

10,199 

„ Todgarh „ 

... 

11,184 



12,189 

Total 

... 

40,041 

52,400 

83,400 

61,805 

Forks for wnias Capital afd Mevehue 





JcaOUNTS ARE NOT KEPT. 






Survey and Experimental ’Works 


947 

1,300 

3, .800 

921 

Total Minor.Works and Navigation 


46,331 

55,000 

1,00,000 

55,563 

.4.7-MILITARY WORKS. 

\ 





Original Works 

• •• 

2,330 

2,000 

2,000 

9,150 

Repairs 

• •• 

16,422 

16,000 

16, .800 

19,953 

Establisliment... ... 


4,210 

6,705 

7,148 

6,875 

Tools and Plant 

• • • 

209 

795 

352 

364 

Suspense ... 

... 


» » • 


» • • 

Earrack Department ... 

• • • 

4,859 

6,300 

6,000 

6,031 

Total 

• • • 

27,030 

30,800 

30,800 

41,978 

Deduct — Expenditure in England 


v • « 

... 

• • • 

348 

Total Military Works 

« • » 

27,030 

30,800 

30,800 

41,625 

' ' dS-CIYIL WORKS. 


' 




Original Works 


2,14,167 

2,28,000 


2,6.5,803 

Repairs 


3,94,256 

3,94,000 

1,66,000 

1,71,215 

Establishment... 


97,005 

1,13,552 


92,709 

Tools and Plant _ ... ' ... 


6,329 

6,443 

7,896 

14,239 

Suspense 

t. • 

222 

2,000 

2,000 

485 

Total 

• t » 

6,12,879 

5,42,000 • 

6,61,000 

5,44,451 

.Deduct — Expenditure in England 

• • • 

70,835 

1,16,000 

2,000 

1,87,869 

Total Civil Works 

• •• 

4,42,044 

4,26,000 

6,59,000 

4,06,582 

Total Imperial Expenditure 

... 

5,32,100 

5,33,800 

11,96,800 

5,11,508 
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APPENDIX 'Q—{Concld). . 

Statement of Expenditure on Public Works in Eajpufana for the year 19J4-2o. • 


I 

I 

1 

i 


ElI>E.VBir01lE. 


; 

Fcsd axp Fis'ixce Heads. 


1914.13. 

- 

1913-14; 


Actuals. 

Revised 

Estimate. 

Budget 

Estimate. 

Actuals. 

LOCAL FUND. 

Bs. 

. 

Rs. 

Rs. 

Rs. 

CIVIL AVORKS. 





Original AVorks 

Repairs 

EstakUelimeiifc ... 

Tools and Plant • 

4-77 

]fl,798 

3,714 

259 

17*728 

4,006 

2G6 

17,886' 

8,846 

268 

501- 

14,618 

8,477 

226 

Total Local Poxds 

21,248 

22,000 

22,000 

18,822 

CONTRIBUTIONS. 





MILITARY WORKS. 





Original AVorks 

Repairs 

Establishment.,, 

Tools and Plant 

1,006 

» • • 

2,000 

... 

1,977 

4' 

Total Mamni Works 

1,006 

2,OO0 

... 

1,981 

CIA^IL AVORKS, 





Original Works 

Repairs ... ... 

Estiiblishment... 

Tools and Plant ... ... 

2,47,713 

15,170 

29,091- 

2,913 

2,18,040 

16,964 

18,208 

1,187 

II 

3,41,073 

14,952 

19,984 

1,626 

Total CiTiL Works 

2,91,889 

2,54,994 

80,824 

1,77,635 

Total CoNrniDUTioxs 

2,95,895 

2,000 

... 

3,70,616 

TAKAVI ADVANCES. 





(IRRIGATION WORKS.), 





Works and Repairs 

Establishment... 

Tools and Plant 

• •• 

• •• 

• • • 

• •• * “ 

«» 

817 

188 

12 

Total Takavi Advances 

... 


... 

1,017 


IIAP, Alu, 610, S PirP,~40— lC-15. 


























